
MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SHAHEED ZULFIOAR ALI BHUTTO CAMPUS, KHAIRPUR MIR’S 

Phone No.0243-9280314 

No. PD/MUET/KHP/-345 
Dated: 14-11-2017 


To, 


Manager (Reforms) 

Sindh Public Procurement Regulatory Authority, 

Government of Sindh, 

Barrack 8 Secretariat 4A 
Court Road, Karachi. 

Subject: SUPPLY OF FURNITURE FOR ADDITION AND ALTERATION OF 

EXISTING ACADEMIC BLOCK INCLUDING 1CPC & & VARIOUS 

OFFICES OF MUET, SHAHEED Z.A CAMPUS KHAIRPUR MIR’S. 

Reference: NIT NO: PD/MUET/KHP/-276 DATED:06-09-2017. SPPRA Serial No.34353 

Dear Sir, 


Please find enclosed herewith the Letter of Award, BOQ, Contract Agreement; BER 
and Contract Evaluation Form for hoisting on SPPRA Website as required under Rule No.50 of 
SPPRA 2010 and amended 2017. 

It is pertinent to mention here that the BER along with other required documents 
have already been sent to SPPRA under Rule 45 of SPPRA Rule 2010 vide this office letter No. 
PD/MUET/KHP/-300 Dated: 05-10-2017 and the same has been hoisted on SPPRA Website on 19- 
10-2017. (Copy enclosed). 


With Best Regards, 



PROJECT DIRECTOR 
MUET, SZAB, CAMPUS KHAIRPUR MIR’S 


1. Deputy Director, ICPC MUET, SZAB Campus Khairpur Mir’s Letter of Award, BOQ, 
Contract Agreement and Contract Evaluation Form for uploading on web-site of 
MUET, SZAB Campus Khairpur Mir’s. 

2. Secretary to Pro Vice Chancellor, MUET, Shaheed Z.A.B Campus Khairpur Mir’s. 








SINDH PUBLIC PROCUREMENT REGULATORY AUTHORITY 


CONTRACT EVALUATION FORM 


TO BE FILLED IN BY ALL PROCURING AGENCIES FOR PUBLIC CONTRACTS OK 

WORKS, SERVICES & GOODS 

MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s 

1) NAME OF THE ORGANIZATION / DEPTT. _ 

2) PROVINCIAL/LOCAL GOVT./OTHER Provisional Government _ 

3) TITLE OF CONTRACT 
4} TENDER NUMBER 


Supply of Furniture a hides lor Addition AJteration cl Existing Academic BloeR indudin 
g ICPC & various uff-ces of MUET Shaneed Z.A Bhutto Campus Khairpui 

PO/MU ETVKHP/-276 Dated 06-09-2017 


Supply of Furniture alrides lor Addition Alteration ol Existing Academic Block indudin 

5) BRIEF DESCRIPTION OF CONTRACT uicpc & various offices of MUET, Shahe ed Z.A Bhutto Campus Khairpur 

6) FORUM THAT APPROVED THE SCHEME PDWP Sindh _ 

7) TENDER ESTIMATED VALUE 9S '' 50 ° M __ __ 

8) ENGINEER’S ESTIMATE 
(For civil works only) a 


997.500 00 


9) ESTIMATED COMPLETION PERIOD {AS PER CONTRACT) 

W * 26-09-2017 

10) TENDER OPENED ON ( 


02 Months 


II) NUMBER OF TENDER DOC 
(Attach list of buyers) 


Two (02) Nos 


4W 


12) NUMBER OF BIDS RECEIVED 


14) BID EVALUATION REPORT 
(Enclose a copy) 



Two (021 Nos 


13) NUMBER OF BIDDERS PRESENT AT THE TIME OF OPENING OF BIDS 


02 Nos 


«jLw _ 

> X. 

M/s ftaj* Brothers Khairpur 

15) NAME AND ADDRESS OF THE SUCCESSFUL BIDDER 


I ft) CONTRACT AWARD PRICE 


17) RANKING OF SUCCESSFUL BIDDER IN EVALUATION 
(i.e. I s ', 2“ J , 3"* EVALUATION BID). 1sl Lowest 



IK) METHOD OF PROCUREMENT USED : - (Tick one) 

a) SINGLE STAGE - ONE ENVELOPE PROCEDURE Domeslic 

b) SINGLE STAGE - TWO EN VELOPE PROCEDURE_ 

c) TWO STAGE BIDDING PROCEDURE_ 

d) TWO STAGE - TWO ENVELOPE BIDDING PROCEDURE . 



PLEASE SPECIFY IF ANY OTHER METHOD OF PROCUREMENT WAS ADOPTED i.e. 
EMERGENCY. DIRECT CONTRACTING ETC' WITH BRIEF REASONS: 


1/3 









































Vice Chancellor 


19) APPROVING AUTHORITY FOR AWARD OF CONTRACT 


20) WHETHER THE PROCUREMENT WAS INCLUDED IN ANNUAL PROCUREMENT PLAN? 


Yes 


No 

i/ 


21) ADVERTISEMENT : 

i) SPPRA Website 

(If yes, give date and SPPRA Identification No.) 


ii) News Papers 

(If yes, give names of newspapers and dates) 


Yes 

SPPRA No 34353 dated 08-09-2017 

No 



Yes 


No 

No 


22) NATURE OF CONTRACT 

23) WHETHER QUALIFICATION CRITERIA 

WAS INCLUDED IN BIDDING / TENDER DOCUMENTS? 
(If yes. enclose a copy) 


24) WHETHER BID EVALUATION CRITERIA 

WAS INCLUDED IN BIDDING / TENDER DOCUMENTS? 
(If yes. enclose a copy) 


UMtVUtV' 

tout 

✓ 

Ini. 



Yes ■ 


Nd 

V 


Yes 


No 

✓ 


METHOD OTIIER THAN OPEN COMPETITIVE BIDDING.?. 

. V, -. 

f I | 

26) WAS BID SECURITY OBTAINED FROM ALL THE BIDDERS? 


27) WHETHER THE SUCCESSFUL BID WAS LOWEST EVALUATED 
BID / BEST EVALUATED BID (in ease of Consultancies) 

28) WHETHER THE SUCCESSFUL BIDDER WAS TECHNICALLY 
COMPLIANT? 


Yes 


No 

✓ 


Yes 

✓ 

No 



Yes 


No 

✓ 


Yes 


No 

✓ 


29) WHETHER NAMES OF THE BIDDERS AND THEIR 
THE TIME OF OPENING OF BIDS? 


QUOTED PRICES WERE READ OUT AT 


Yes 

✓ 

No 



30) WHETHER EVALUATION REPORT GIVEN TO 
CONTRACT? 

(Attach copy of the bid evaluation report) 


BIDDERS BEFORE THE AWARD OF 


Yes 

✓ 

No 



2/3 




























































































































Yes 

✓ 

No 



35) WAS IT ASSURED I3Y THE PROCURING AGENCY THAT THE SELECTED FIRM IS NOT 

BLACK LISTED? " 

v v- i • 

a* 

36) WAS A VISIT MADE BY ANY OFFICER/OFFICIAL OF THE PROCURING AGENCY TO THE 
SUPPLIER'S PREMISES IN CONNECTION WITH THE PROCUREMENT? IF SO. DETAILS TO 
BE ASCERTAINED REGARDING FINANCING, OF VISIT, IF ABROAD: 

(If yes, enclose a copy) -we* % 




Yes 


No 

✓ 


37) WERE PROPER SAFEGUARDS PROVIDED ON MOBILIZATION ADVANCE PAYMENT IN 
THE CONTRACT (BANK GUARANTEE ETC.)? 


Yes 


No 

✓ 


38) SPECIAL CONDITIONS, IF ANY 
(If yes, give Brief Description) 




Signature & Official Stamp of 

Authorized Officer PROJECT DIRECTOR 
MUET, Sliaheed Z.A. Bhutto Campus 

Kh.iirpnr Mir's 


31) ANY COMPLAINTS RECEIVED 
(If yes, result thereof) 

Yes 



No 

No. 

32) ANY DEVIATION FROM SPECIFICATIONS GIVEN IN THE TENDER NOTICE / DOCUMENTS 


Yes 



No 

No 

33) WAS THE EXTENSION MADE IN RESPONSE TIME? 



(If yes, give reasons) 

Yes 



No 

Yes 

34) DEVIATION FROM QUALIFICATION CRITERIA 



(If yes, give detailed reasons.) 

Yes 



No 

No 


Yes 


No 

No 



SPPRA , Block. \o. (V, Sindh Secretariat \o.4-A, Cmivi Road, Kunichj 

Tele: 021-9205356; 021-9205369 & Fax: 021-9206291 


Save I Reset 


3/3 
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FORM OF CONTRACT AGREEMENT 



THIS CONTRACT AGREEMENT made on the 13 th November day of 2017 between 

Mchran University of Engineering & Technology, Shaheed Z.A 
B h u 11 o C a m p u s K h a i r p u r M i r ’ s of the one part and M/s Raja Brothers, 
Kliairpur of the other part. 


WHEREAS the Procuring Agency is desirous that certain Works, viz SUPPLY OF 
FURNITURE ARTICLES FOR ADDITION AND ALTERATION OF EXISTING 
ACADEMIC BLOCK INCLUDING ICPC & VARIOUS OFFICES OF MUET, 
SH AH FED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S vide work order 
No.PD/MUET/KHP/-341 dated: 09-11-2017 an amounting to Rs.961,500.00 should be 
executed by the Contractor and has accepted a Bid by the Contractor for the execution 
and completion of such Works and the remedying of any defects therein. 


NOW this Agreement witnesseth as follows: 

1. In this Agreement words and expressions shall have the same meanings as are 
respectively assigned to them in the Conditions of Contract hereinafter referred to. 

2. The following documents after incorporating addenda, if any except those parts 
relating to Instructions to Bidders, shall be deemed to form and be read and construed 
as part of this Agreement, viz: 

(a) The Letter of Acceptance; 

(b) The completed Form of Bid along with Schedules to Bid; 

(c) Conditions of Contract & Contract Data; 

(d) The priced Schedule of Prices/Bill of quantities (BoQ); 

(e) The Specifications; and 

( 

3. In consideration of the payments to be made by the Procuring Agency to the 
Contractor as hereinafter mentioned, the Contractor hereby covenants with the 
Procuring Agency to execute and complete the Works and remedy defects therein in 
conformity and in all respects within the provisions of the Contract. 

4. The Procuring Agency hereby covenants to pay the Contractor, in consideration of the 
execution and completion of the Works as per provisions of the Contract, the Contract 
Price or such other sum as may become payable under the provisions of the Contract 
at the times and in the manner prescribed by the Contract. 



































































IN WITNESS WHEREOF the parties hereto have caused this Contract Agreement to be 
executed on the day, month and year first before written in accordance with their respective 

laws. 





Signature of the Contactor 


(Scant/* KOATI4 ??><“• 

KHAIRPUR 

Sinned. Sealed and Delivered in the presence of: 


Signature of the PrupbQjjng Agency 



: ~ ~ —--L 


,V- 


(Seal), . 




Witness: 



(Name. Title and Address) 

- ,i 

f*CXkAs 

iWM 

CcA^H 


Witness: 



(Name, Title and Address) 

2&-'T'V 

s>iab 

V J I 

f wv nAv & ~ 











MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S 

Phone No.0243-9280314 


No. PD/MUET/KHP/-300 
Dated: 05-10-2017 


Manager (Reforms) 

Sindh Public Procurement Regulatory Authority', 

Government of Sindh, 

Barrack 8 Secretariat 4A 
Court Road, Karachi. 

SUBJECT : BID EVALUATION REPORT FOR THE TENDER FOR SUPPLY OF 
FURNITURE ARTICLES FOR ADDITION AND ALTERATION OF 

EXISTING ACADEMIC BLOCK INCLUDING ICPC & VARIOUS 

OFFICES OF MUET, SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR 

Ml ICS. 

Reference:- N.I.T No.PI)/MUET/KHP/-276 Dated:06-9-2017, SPPRA Sr.No.34353 

The Bid Evaluation Report along with the following relevant documents for the 
subject work have been prepared and are being sent herewith to the SPPRA for hoisting on 
authority’s website as per clause 45 of SPPRA Rules 2010 amended. 

1. Copy of Notification of Constitution of the procurement committee. 

2. List of Bids issued and received back duly filled. 

3. Attendance Sheet of the committee members and the representative of contractor. 

4. Bid proposal check list of the all the suppliers. 

5. Bidders qualifications 

6. Record of bid opening. 

7. Bid form along with bid submitted 

8. Comparative Statement 

9. Minutes of Meeting of the procurement committee 

The contract will be awarded to the lowest evaluated bidder after the Bid Evaluation Report is 
hoisted in the authority’s website as per Clause 50 of SPPRA Rule 2010 and amended 2017. 

PROJECT DIRECTOR 

Copy f.vv.cs. for information to: 

1. The Director (W&SP). MUET, Jamshoro. 

2. Deputy Director, ICPC. MUET SZAB Campus Khairpur Mir’s to uploading Bid Evaluation 
Report on MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s Website. 

3. The Secretary to Pro-Vice Chancellor, MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s. 

4. M/s Raja Brothers. Khairpur for information. 

5. M/s Sindh Traders, Khairpur for information. 











Bid Evaluation Report 


• ! h'JH'i i n A cik". Mehran l tiivcrsit\ of Knginccriii” & Technolo"\, Shalu ed /..A 

Bhutto Campus Khairpin Mil 's. 

, : i 1 1 e I c; cik e \o:Pl)/Ml I I'/KI 117-276 Dalai: 06 - 09-2017 

(iiphon/Niimr of .vurk/itcm: Supply of furnillire articles lor Addition and Mlrrntinn of 

K\istin«* Academic Block including* l( T( various ollieis ol 
Ml I l\ S ha heed /..A Bhutto ( ampm Khairpur M ir\ 

Mveutemem: Domestic Local 
Pi iM i iled M TU \ W ehsite on 08-09-2017 

Print A i.ieetronic Medio tSPPR I Si \o. dVd.Ni. websiteon tL/teo n \ Ait! A \!> I 
S/A Pi ( tnnj'ns w ebsite on timed: 0 0 ( ) ?A)I ) 


y I Bid document . Sold I wo tO.Vl Nos. 


I Bi'.i Received: I wo (t 12) No. 

• , mica* Rid Opening dale (it applicable) V/ I (Provide details in \ef></rmc farm) 


Bi kviumnlA qualified (ilapplicablc); N I 


t k ,, I Oil Nil 

I H M'Ki t, Bud (>penim! date: 20 1)9-2017 

Bui L\ a Inal ion Report: 



( ns/ ottered by 

Rankin# in 

( omparisnn 

Hensons tor 


\ //Oi of / inn nt Hidt/er 

/he /Udder 

I 

terms oj 
cost 

with 

/ sfinmfed n/st 

acceptance 

refection 

He murk v 

1 

2 

3 

1 

5 

<» 

\ : -• Kata B»* *ihviv Khaiipm 

\! . ShkIIi It ailei >. 


1 ' lowest 

LOO 0 .. Bellow 

Accepted dm. t* • 

1 lowest 


L liaii pm 

Ks. 1.0 iH.^OO.OO 

1 liuhesi 

3.34% Above 

11 idlest 



Signatures ol tin* Members ol the ( ommithi. 



all \ 11 • .n*';*11*- K11an pm Mu I \i. • .. • Mi . 

* icnihet 



I li a * u|:»ui ) I I • i : I*. !nui- 






MEHRAN UMVER1STV OF ENGINEERING & TECHNOLOGY, SHAHF.K1) Z.A 

BHUTTO CAMPUS KHA1RPUR MIR’S. 


B.O.Q / SCHEDULE-B 


SUMMARY SHEET 


SUBJECT: SUPPLY OF FURNITURE ARTICLES FOR ADDITION AND ALTERATION 
OF EXISTING ACADEMIC BLOCK INCLUDING ICPC & VARIOUS 
OFFICES OF MUET, SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S 


S. NO. 

DESCRIPTION 

A.MOl \ 1 

A 

DIRECTOR ADMINISTRATION OFFICE & STAFF 


B 

STAFF OFFICE WARDEN GIRLS HOSTEL 


C 

DISPENSARY 

IdhPMc/r 

D 

ICP CELL 

IlSlWr 

E 

DEPUTY DIRECTOR FINANCE 


F 

MECHANICAL ENGINEERING DEPARTMENT 

I 

l&feoo/r 

G 

S.W.O OFFICE 


H 

PD SECTION AEN (EL & CE) 

IMl/ek 


TOTAL AMOUNT 

| 



raja brothers 


KHAIRPUR 
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B.O.Q / SCHEDULE-B 


Sr.# 

Description 

Unit 

Qty 

Rate 

Amount 

A) Director Administration Office & Staff 




1 

Providing and supplying Office table size 
5.5’x3.5’x2.5’made veneer board with top glass 5mm 
thick, right side one rack size 3’x2’x2.5’ having 
drawers, door and computer key board tray complete 
with lock and handle with mat lacquer polish, as per 
approved sample and sample. 

P.Each 

1 



2 

Providing and supplying Office table size 
5’x3’x2.5 , made veneer board with top glass 5mm thick, 
right side one rack size 3’x2’x2.5’ having drawers, door 
and computer key board tray complete with lock and 
handle with mat lacquer polish. 

P.Each 

1 

43 ctoj. 

L/Zcct/s 

3 

Providing and supplying Executive Revolving chair 
cushion seat and back with imported 5 legs steel base, 
covered with Rexene/cloth, Constructed with steel 
frames and waterfall seat fronts, Adjustable tilt tension 
control with locking tilt control mechanism, dual-wheel 
casters, 250 lb. weight capacity, Pneumatic lift adjusts 
seat height from 18-1/2 - 23", Seat measures 20"W x 
19"D, Back measures 26"H x 20"W, as per approved 
drawing, design and sample. 

P.Each 

1 


I2£tx7s 

4 

Providing and supplying Office Revolving chair cushion 
seat and back with imported 5 legs steel base, covered 
with Rexene/cloth as per approved sample and sample. 

P.Each 

i 


n&r/s 

5 

Providing and supplying visitors chair cushion seat 
covered with Rexene/cloth and wooden back made of 
tally wood as per approved sample and sample. 

P.Each 

14 


ywy* 

Sub Total - A 





B) 

Staff Office Warden Girls Hostel 





1 

Office Table size 4'x2-l/2' with three drawers made of 
talli wood/chipboard with top glass 5mm thick as per 
approved sample. 

P.Each 

1 


$50©/- 

2 

? 

Office Chair made of talli wood nylon netted with arms 
duly polished as per approved sample. 

P.Each 

2 

IMltfr 


3 

Steel Almirah size 6' x3’ xl8" 5 shelves 20 gauge as per 
approved sample. 

P.Each 

i 

(&XOL 

' " / 

/Gee®// 

Sub Total - B 



r 

yyjws 

C) 

Dispensary 




( 

1 

Office Table size 4.5'x2.5 x 2.5' with three drawers 
made of talli wood/chipboard with top glass 5mm thick 
as per approved sample. 

P.Each 

1 

1/tXXjr 

llboo/s 

2 

Office Chair made of talli wood nylon netted with arms 
duly polished as per approved sample. 

P.Each 

2 

SHM 




38 



2 




RAJA BROTHERS 

KHAIRPUR 

































3 

Wooden benches size three seater made of talli wood 
frame base 4"x 1-1/2" thick talli wood and solid seat 
covered with 1/2” molti foam rexina and back patti size 
4"x 1-1/4" in talli wood fixed in floor with screw sprit 
polish as per approved sample. 

P.Each 

2 

31 /oofl/^ 

(,&&&[,- 

4 

Steel Almirah size 6' x3' xl8" 5 shelves 20 gauge as per 
approved sample. 

P.Each 

1 



Sub Total - C 




/o3 JWl 

D) 

ICP Cell 




j . -c — f y— 

1 

Providing and supplying Executive Revolving chair 
cushion seat and back with imported 5 legs steel base, 
covered with Rexene/cloth, Constructed with steel 
frames and waterfall seat fronts, Adjustable tilt tension 
control with locking tilt control mechanism, dual-wheel 
casters, 250 lb. weight capacity, Pneumatic lift adjusts 
seat height from 18-1/2 - 23", Seat measures 20"W x 
19"D, Back measures 26"H x 20"W, as per approved 
drawing, design and sample. 

P.Each 

1 

l&CrtOjs 

l&ooo/s 

2 

Office Table size 4.5'x2.5 x 2.5' with three drawers 
made of talli wood/chipboard with top glass 5mm thick 
as per approved sample. 

P.Each 

i 

Hoee/r 


3 

Providing and supplying Steel filling cabinet with four 
drawers 22 gauge iron sheet with separate locking 
system complete with spray paint, as per approved 
drawing, design and sample. 

P.Each 

3 


—V s -—' 

4 

Providing and supplying Computer chair cushion seat 
and back with 5 legs imported hydraulic machine and 
steel base, covered with Rexene/cloth Seat measures 
20"W x 19"D, Back measures 26"H x 20"W, Adjustable 
tilt tension control, 2 locking positions as per approved 
drawing, design and sample. 

P.Each 

5 


SSoc&j,, 

5 

Providing and supplying visitors chair cushion seat 
covered with Rexene/cloth and wooden back made of 
tally wood as per approved sample and sample. 

P.Each 

4 

£7SS/ 



Sub Total D 




IBSWTf- 

E) Deputy Director Finance 





1 

Providing and supplying Office table size 
5.5’x3.5’x2.5’made veneer board with top glass 5mm 
thick, right side one rack size 3’x2’x2.5’ having 
drawers, door and computer key board tray complete 
with lock and handle with mat lacquer polish, as per 
approved sample and sample. 

P.Each 

! 

M 2«=o/, 


2 

Providing and supplying Cushion sofa set 5 seater with arms 

inside master molty foam/ Equivalent covered with 

Rexene/cloth as per approved drawing design and sample. 

P.Each 

1 


^50*4- 



3AJA BROTHERS 

KHAiRPUR 






























3 

Providing and supplying Executive Revolving chair 
cushion seat and back with imported 5 legs steel base, 
covered with Rexene/cloth, Constructed with steel 
frames and waterfall seat fronts, Adjustable tilt tension 
control with locking tilt control mechanism, dual-wheel 
casters, 250 lb. weight capacity, Pneumatic lift adjusts 
seat height from 18-1/2 - 23", Seat measures 20"W x 
19"D, Back measures 26"H x 20"W, as per approved 
drawing, design and sample. 

P.Each 

1 


!&<$££>/r 

4 

Providing and supplying visitors chair cushion seat 
covered with Rexene/cloth and wooden back made of 
tally wood as per approved sample and sample. 

P.Each 

8 

0 S5/- 


5 

Providing and supplying Office Revolving chair cushion 
seat and back with imported 5 legs steel base, covered 
with Rexene/cloth as per approved sample and sample. 

P.Each 

1 

170a/. 

17000^-- 


Sub Total E 





F) M< 

echanical Engineering Department 




■ 

1 

Providing and supplying Office table size 

5.5’x3.5’x2.5’made veneer board with top glass 5mm 
thick, right side one rack size 3’x2’x2.5’ having 
drawers, door and computer key board tray complete 
with lock and handle with mat lacquer polish, as per 
approved sample and sample. 

P.Each 

1 

42GCC^ 


2 

Providing and supplying Executive Revolving chair 
cushion seat and back with imported 5 legs steel base, 
covered with Rexene/cloth, Constructed with steel 
frames and waterfall seat fronts, Adjustable tilt tension 
control with locking tilt control mechanism, dual-wheel 
casters, 250 lb. weight capacity, Pneumatic lift adjusts 
seat height from 18-1/2 - 23", Seat measures 20"W x 
19"D, Back measures 26"H x 20"W, as per approved 
drawing, design and sample. 

P.Each 

1 


f 

3 

Providing and making Center Table of size 4'-0" x 2'-0" 

x 18" high, made oftalli wood frame and legs including 
8 mm thick tinted glass fixed in 1 1/2" x 3" talli wood 
top finished with sprit polish and all talli completely 
seasoned and termite control treatment etc; complete in 
all respect as per approved sample and as directed by 
the Engineer Incharge. 

P.Each 

1 

Y)S^fr 

HS&fr 

4 

Steel Almirah size 6' x3' xl8" 5 shelves 20 gauge as per 

approved sample. 

P.Each 

1 

l&axy. 


5 

Providing and supplying Incumbancy Board ot size 

2 'x4' as per approved drawing, design and sample. 

P.Each 

1 


: t t /co<yr- 


Sub-Total F 




lo^scxy' 



40 ^ 




3AJA BROTHERS 

KHAIRPUR 

















































G) S.VV.O Office 

1 

Providing and supplying Office table size 
5.5’x3.5’x2.5’made veneer board with top glass 5mm 
thick, right side one rack size 3’x2’x2.5’ having 
drawers, door and computer key board tray complete 
with lock and handle with mat lacquer polish, as per 
approved sample and sample. 

P.Each 

1 


^2000/ 

2 

Providing and supplying Office Revolving chair cushion 
seat and back with imported 5 legs steel base, covered 
with Rexene/cloth as per approved sample and sample. 

P.Each 

1 

llCCtojr 

I'joco/r 


Sub-Total G 





H) PD Section AEN (EL & CE) 





1 

Providing and supplying Office Revolving chair cushion 
seat and back with imported 5 legs steel base, covered 
with Rexene/cloth as per approved sample and sample. 

P.Each 

2 

nt**/. 


2 

Providing and supplying visitors chair cushion seat 
covered with Rexene/cloth and wooden back made of 
tally wood as per approved sample and sample. 

P.Each 

6 

ms). 

llollb/'- 


Sub-Total H 






Contractor 



RAJA BROTHERS 

KHA1RPUR 
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MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SHAHEED ZULFIOAR ALI BHUTTO CAMPUS. KHAIRPUR MIR’S 

Phone No.0243-9280314 

No.PD/MUET/KHP/-341 


To, 


WORK ORDER 


M/s Raja Brothers, 

Govt: contractor and General order supplier 
Near Civil Hospital 
Khairpur Mir’s. 

Tel/Fax: 0243-551293 


Dated: 09-11-2017 


SUBJECT:- SUPPLY OF FURNITURE ARTICLES FOR ADDITION AND ALTERATION OF 
EXISTING ACADEMIC BLOCK INCLUDING 1CPC & VARIOUS OFFICES OF MUET. 
SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S. 

Reference: Bid quoted by you on 26.09.2017 

C.C To: 1. The Director Finance, MUET, Jamshoro. 

2. The Director (W&SP), MUET, Jamshoro. 

3. Deputy Director Finance, MUET. Shaheed Z.A Bhutto Campus Khairpur Mir’s. 

4. The Secretary to Vice Chancellor, MUET, Jamshoro, for information. 

5. The Secretary to Pro-Vice Chancellor, MUET, Jamshoro, for information. 

6 . Executive Engineer. MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s. 


I am pleased to inform you that your item rate tender for the above subjected work at the cost of 
Rs.961,500.00, for the supply of following items has been approved by competent authority. 


Sr M 

Description 

Unit 

Qty 

Rate 

Amount 

A1 

Director Administration Office & Staff 





1 

Providing and supplying Office table size 
5.5’x3.5’x2.5’made veneer board with top glass 5mm 
thick, right side one rack size 3’x2’x2.5’ having 
drawers, door and computer key board tray complete 
with lock and handle with mat lacquer polish, as per 
approved sample and sample. 

P.Each 

1 

42,000 

42,000.00 

2 

Providing and supplying Office table size 
5 , x3 , x2.5'made veneer board with top glass 5mm thick, 
right side one rack size 3 , x2’x2.5’ having drawers, door 
and computer key board tray complete with lock and 
handle with mat lacquer polish. 

P.Each 

1 

43,000 

43,000.00 

3 

Providing and supplying Executive Revolving chair 
cushion seat and back with imported 5 legs steel base, 
covered with Rexene/cloth, Constructed with steel 
frames and waterfall seat fronts,Adjustable tilt tension 
control with locking tilt control mechanism, dual-wheel 
casters, 250 lb. weight capacity,Pneumatic lift adjusts 
seat height from 18-1/2 - 23”, Seat measures 20”W x 
19”D, Back measures 26”H x 20"W, as per approved 
drawing,design and sample. 

P.Each 

1 

18,000 

18,000.00 
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Sr.# 

Description 

Unit 

Qty 

Rate 

Amount 

4 

Providing and supplying Office Revolving chair 
cushion seat and back with imported 5 legs steel base, 
covered with Rexene/cloth as per approved sample and 
sample. 

P.Each 

1 

17,000 

17,000.00 

5 

Providing and supplying visitors chair cushion seat 
covered with Rexene/cloth and wooden back made of 
tally wood as per approved approved sample and 
sample. 

P.Each 

14 

6,785 

94,990.00 

Sub Total - A 


214,990.00 

m 

Staff Office Warden Girls Hostel 




l 

Office Table size 4'x2-l/2' with three drawers made of 
talli wood/chipboard with top glass 5mm thick as per 
approved sample. 

P.Each 

1 

9,000 

9,000 

2 

Office Chair made of talli wood nylon netted with arms 
duly polished as per approved sample. 

P.Each 

2 

3,470 

6,940 

3 

Steel Almirah size 6' x3' xl8" 5 shelves 20 gauge as per 
approved sample. 

P.Each 

1 

18,000 

18,000 

Sub Total - B 


33,940.00 

_ 

Dispensary 




1 

Office Table size 4.5'x2.5 x 2.5' with three drawers 
made of talli wood/chipboard with top glass 5mm thick 
as per approved sample. 

P.Each 

1 

11,000 

11,000 

2 

Office Chair made of talli wood nylon netted with arms 
duly polished as per approved sample. 

P.Each 

2 

3,470 

6,940 

3 

Wooden benches size three seater made of talli wood 
frame base 4"xM/2" thick talli wood and solid seat 
covered with 1/2” molti foam rexina and back patti size 
4"x 1-1/4" in talli wood fixed in floor with screw sprit 
polish as per approved sample. 

P.Each 

2 

34,000 

68,000 

4 

Steel Almirah size 6' x3' xl8" 5 shelves 20 gauge as per 
approved sample. 

P.Each 

1 

18,000 

18,000 

Sub Total - C 


103,940.00 

D- 

ICP Cell 




1 

Providing and supplying Executive Revolving chair 
cushion seat and back with imported 5 legs steel base, 
covered with Rexene/cloth, Constructed with steel 
frames and waterfall seat fronts,Adjustable tilt tension 
control with locking tilt control mechanism, dual-wheel 
casters, 250 lb. weight capacity,Pneumatic lift adjusts 
seat height from 18-1/2 - 23", Seat measures 20"W x 
19"D, Back measures 26"H x 20"W, as per approved 
drawing,design and sample. 

P.Each 

1 

18,000.00 

\ 

18,000.00 
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Sr.# 

Description 

Unit 

Qty 

Rate 

Amount 

2 

Office Table size 4.5'x2.5 x 2.5' with three drawers 
made of talli wood/chipboard with top glass 5mm thick 
as per approved sample. 

: P.Each 

l 

11 ,000.00 

11 ,000.00 

3 

Providing and supplying Steel filling cabinet with four 
drawers 22 gauge iron sheet with separate locking 
system complete with spray paint, as per approved 
drawing.design and sample. 

P.Each 

3 

18,000.00 

54,000.00 

4 

Providing and supplying Computer chair cushion seat 
and back with 5 legs imported hydraulic machine and 
steel base, covered with Rexene/cloth Seat measures 
20"W x 19"D, Back measures 26"H x 20”W, 
Adjustable tilt tension control, 2 locking positions as 
per approved drawing.design and sample. 

P.Each 

5 

11 ,000.00 

55,000.00 

5 

Providing and supplying visitors chair cushion seat 

covered with Rexene/cloth and wooden back made of 
tally wood as per approved approved sample and 
sample. 

P.Each 

4 

6,785.00 

27,140.00 

Sub Total - D 

Sub Total -1 

165,140.00 

E. Deputy 

Director Finance 




1 

Providing and supplying Office table size 
5.5’x3.5’x2.5'made veneer board with top glass 5mm 
thick, right side one rack size 3’x2’x2.5’ having 
drawers, door and computer key board tray complete 
with lock and handle with mat lacquer polish, as per 
approved sample and sample. 

P.Each 

1 

42,000.00 

42,000.00 

2 

Providing and supplying Cushion sofa set 5 seater with 

arms inside master molty foam/ Equivalent covered 
with Rexene/cloth as per approved drawing design and 
sample. 

P.Each 

1 

69,000.00 

69,000.00 

3 

Providing and supplying Executive Revolving chair 
cushion seat and back with imported 5 legs steel base, 
covered with Rexene/cloth, Constructed with steel 
frames and waterfall seat fronts,Adjustable tilt tension 
control with locking tilt control mechanism, dual-wheel 
casters, 250 lb. weight capacity.Pneumatic lift adjusts 
seat height from 18-1/2 - 23”, Seat measures 20”W x 
19 D, Back measures 26"H x 20"W, as per approved 
drawing.design and sample. 

P.Each 

1 

18,000.00 

18,000.00 

4 

Providing and supplying visitors chair cushion seat 
covered with Rexene/cloth and wooden back made of 
tally wood as per approved approved sample and 
sample. 

P.Each 

8 

6,785.00 

54,280.00 

5 ' 

( 

< 

Providing and supplying Office Revolving chair 

cushion seat and back with imported 5 legs steel base, 
covered with Rexene/cloth as per approved sample and 
sample. 

P.Each 

1 

17,000.00 

17,000.00 

Sub Total- E 


200,280.00 
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Sr.# | Description 

F) Mechanical Engineering Depar- . - 

Unit 

Qty 

Rate 

Amount 


1 

Providing and suppl>rx£ I ”':e table size 

5.5’x3.5’x2.5’made \enee~ : • - top glass 5mm 

thick, right side ooe rack size 3 \2‘x2.5* having 
drawers, door and carapfler key board tray complete 
with lock and wkh mat lacquer polish, as per 

approved sample arc sample 

P.Each 

l 

42,000.00 

42,000.00 


iing and supplying Executive Revolving chair 
cushion seat and back with imported 5 legs steel base, 
ccwerec • - Rexene cloth. Constructed with steel 
frames and • aterfall seat fronts,Adjustable tilt tension 
control with locking tilt control mechanism, dual-wheel 
casters, 250 lb. weight capacity,Pneumatic lift adjusts 
seat height from 18-1/2 - 23”, Seat measures 20"W x 
19 M D, Back measures 26”H x 20"W, as per approved 
drawing,design and sample. 

P.Each 

l 

18,000.00 

18,000.00 

3 

Providing and making Center Table of size 4’-0" x 2’-0" 
x 18 M high, made of talli wood frame and legs including 
8 mm thick tinted glass fixed in 1 1/2" x 3" talli wood 
top finished with sprit polish and all talli completely 
seasoned and termite control treatment etc; complete in 
all respect as per approved sample and as directed by 
the Engineer Incharge. 

P.Each 

l 

17,500.00 

17,500.00 

4 

Steel Almirah size 6’ x3’ xl8" 5 shelves 20 gauge as per 
approved sample. 

P.Each 

1 

18,000.00 

18,000.00 

5 

Providing and supplying Incumbancy Board of size 

2'x4’ as per approved drawing,design and sample. 

P.Each 

l 

14,000.00 

14,000.00 

Sub-1 

total - F 

Sub-Total - 

109,500.00 

G. SWO 




1 

Providing and supplying Office table size 
5.5’x3.5’x2.5’made veneer board with top glass 5mm 
thick, right side one rack size 3’x2’x2.5’ having 
drawers, door and computer key board tray complete 
with lock and handle with mat lacquer polish, as per 
approved sample and sample. 

P.Each 

1 

42,000.00 

42,000.00 

2 

Providing and supplying Office Revolving chair 
cushion seat and back with imported 5 legs steel base, 
covered with Rexene/cloth as per approved sample and 
sample. 

P.Each 

1 

17,000.00 

17,000.00 

Sub-Total - G 

59,000.00 
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| Description 

I’D Section AEN (FI. & CFt 

Unit 

Qty 

Rate 

Amount 

1 

Providing and supplying Office Revolving chair 
cushion seat and back with imported 5 legs steel base, 
covered with Rexene/cloth as per approved sample and 
sample. 

P.Each 

2 

17,000 

34,000.00 

_ 

Providing and supplying visitors chair cushion seat 
covered with Rexene/cloth and wooden back made of 
tally wood as per approved approved sample and 
sample. 

P.Each 

6 

6,785 

40,710.00 

— 


Sub-Total - H 


74,710.00 


961,500.00 


a '' ',T r “= rc ’“ s " d 10 P ,ease at, '" d "*> oflhe undersigned within seven days for executing the 
anient (on duly adhesive stamped), and complete the other formalities. 

: U <ire ftn1her guested to please start the work with immediate effect and complete the supply within 2 
tii.. cis pei diawing, design, specifications, and sample approved by Procurement Committee. 


4 , 

uU> 


FNGR.SAJJAD HUSSAIN MEMON) 
PROJECT DIRECTOR 



P 



i/if/iy- 
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